
MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED ZULFIOAR ALI BHUTTO CAMPUS. KHAIRPUR MIR’S 

Phone No.0243-9280314 

No. PD/MUET/KHP/-1 14 
Dated: 10-04-2017 


To, 


Manager (Reforms) 

Sindh Public Procurement Regulatory Authority, 

Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi. 

SUBJECT: PROCURMENT OF EQUIPMENT FOR INSTRUMENTATION & 

CONTROL LAB OF ELECTRICAL ENGINEERING DEPARTMENT 

MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 

Reference: NIT NO: PID (H) 97707 DATED 29-08-2016 SERIAL NO.29804. 

Dear Sir, 


Please find enclosed herewith the Letter of Award, BOQ, Contract Agreement; BER 
and Contract Evaluation Form for hoisting on SPPRA Website as required under Rule No. 50 of 
SPPRA 2010 and amended 2013. 

It is pertinent to mention here that the BER along with other required documents 
have already been sent to SPPRA under Rule 45 of SPPRA Rule 2010 vide this office letter 
No. PD/MUET/KHP/-36 Dated: 01-02-2017 and the same has been hoisted on SPPRA Website on 
08-02-2017. (Copy enclosed). 


With Best Regards, 



C.C 


PROJECT DIRECTOR 
MUET, SZAB, CAMPUS KHAIRPUR MIR’S 

1. Deputy Director, ICPC MUET, SZAB Campus Khairpur Mir’s Letter of Award, BOQ, 
Contract Agreement and Contract Evaluation Form for uploading on web-site of 
MUET, SZAB Campus Khairpur Mir’s. 

2. Secretary to Pro Vice Chancellor, MUET, Shaheed Z.A.B Campus Khairpur Mir’s. 


No.PD/MUET/KI IP/-88 
Dated. 20-03-2017 


M/s RASTER Technologies, 

Classic Centre, C-15. Block- 16, Gulshan-e-Iqbal. 

Main University Road. 

Karachi-75300, Pakistan 

Tel +92 -21 -1 1 1, Fax +92-21-34994678 

Subject: SUPPLY OF LABORATORY EQUIPMENT FOR INSTRUMENTATION & 

CONTROL LA 13 OF ELECTRICAL ENGINEERING DEPARTMENT AT 

MUET, SHAHEED Z.A / BHUTTO CAMPUS AT KHAIRPUR MI ICS. 

Reference: No. RAL/IND/QR- 1 0 1 058/20 1 6 dated: 1 7.09.20 1 6 


Dear Sir, 


Please find enclosed herewith an order form for supply of Lab Equipment for Instrumentation & 
Control Lab of Electrical Engineering Department, MUET, SZAB Campus Khairpur Mir’s, under 
Category-B of the Conditions of Contract (on C&F basis), as per your tender under reference 
discussed with your representative during the meeting of Equipment / Furniture / Any other material 
Selection & Tender Scrutiny Committee held on 16.12.2016 and subsequently approved by 
Approving and Contract Award Committee in its meeting held on 23.12.2016 for an amount of 
USD 65,789.00. 

You are requested to supply the Equipment latest by 30-06-2017 as per tender document / details 
given in Clause-8 of the Order Form and the agreement arrived in the above said meetings. 

You are further requested to attend the office of the undersigned to sign the agreement duly adhesive 
stamped of 0.35% of the total value of contract, furnish the revised Proforma invoice in 
accordance with the schedule of particular of stores and performance bond 10% of the Value Work 
Order for the period as stated under Clause-23 of the Conditions of Contract within 7 days after 
receipt of this supply order. 


Yours faithfully. 



Project Director 


Copy f.w.cs. for information to:- 

1 . The Director Finance, MUET, Jamshoro. 

2. The Director (W&SP), MUET, Jamshoro. 

3. The Chairman, Electrical Engineering Department, MUET, SZAB Campus Khairpur Mir’s. 

4. The Secretary to Vice Chancellor, MUET, Jamshoro. 

5. The Secretary to Pro-Vice Chancellor MUET. SZAB Campus Khairpur Mir’s 



MEHItAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. SIIAIIE El) Z.A BHUTTO 

CAMPUS KHAIRPUR MIR'S, 


ORDER FORM 


1 . Contract No. & Date: 

2. Name & Address of the Contractor. 


3, Contractor's Tender No. & Date 

4. Head to which the cost is debitable 


5. Conditions of the Contract 


6. Particulars Governing the 
Suppliers (Stores). 

(a) Spec ill cal ions 


(b) Manufacturer's &/or 

Supplier's Name & Address 


Project Directorate, 

Mehran University of Engineering and 
Technology, Shaheed Z.A. Bhutto Campus at 
Khairpur Mir's. 

No. PD/MUET/KHP/ -88 
Dated. 20-03-2017 

[VI/s RASTEK Technologies, 

Classic Centre, C-15, Block-16, 

Gulshame-iqbah Main University Road, 

Karachi-75300, Pakistan 

Tel +92 — 21 -111, Fax +92-21-34994678 

No. RAL/IND/QR- 10 1058/20 16 dated: 17.09.2016 

Essential Needs for Strengthening ami 
Development of Mehran University of 

Engineering & Technology, Shaheed Z.A Bhutto 
Campus Khairpur Mir T s, 

As contained in the tender documents md as 
modified to incorporate the agreements arrived at in 
the meetings of Equipment / Furniture / Any other 
Material Selection & Tender Scrutiny Committee 
held on 16.12.2016 in the office of Pro-Vice 
Chancellor, MUET, SZAB Campus Khairpur 
Mirs mid subsequently approved by approving 
and contract award committee in if s meeting held on 
23.12.2016 in the committee room of Vice 
Chancellor Secretariat at MUET, Jamshoro. 


As per details given in Clause No.4 of 
"Information to Tenderers'* and as per Clausc*8. 
"Particulars of Stores" of this "Order Form". 

M/s INFOTECH USA, Inc. 21 Meyer Avenue, 
Valley Stream , NY 11580 (USA) 

Tel: 516-825-3351 Fax 516-568-0566 


(c) Country of Origin 

7. Last date of Shipment/ Delivery 

8. Particulars of Stores 


USA 

30-06-2017 

Attached 


Coin'd... 


PARTICULAR STORES 



performance of I he system 

■ The workstation must be provided complete with 
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[TOTAL C&F VALUE 


9* Final place of Deli very 

1 0. Dispatch Instructions 

(a) Consignee for Dispatch 


b) Dates of Shipment & 


(c) Part shipment 

(d) Transshipment 
{e} Ship 


(f) Shipment 


Mehran University of Engineering and 
Technology, Shaheed Z.A. Bhutto Campus at 
Khairpur Mir’s. 

The Project Director, 

MUET, Shaheed Z.A. Bhutto Campus at 
Khairpur Mil's. 

The Contractor must intimate in writing to the 
Project Director MUET, SZAB Campus 
Khairpur Mir’s, Sindh, Pakistan the dale of 
shipment of the Stores soon after the shipment & 
approximate date of arrival of the ship at Karachi 
port. This information must reach the Project 
Director at least S days before arrival of the ship. 
In case of failure to supply this information in 
time, the demurrage and other charges will be on 
contractors account. 

Not allowed 
Allowed 

Pakistan Flag ship should be used as far as 
possible for shipment of the Stores; if no such 
ship is available such other ships may be used 
consistent within implementation of the Project 
with economy and efficiency. 

The Stores must be shipped under desk 


1 1 . Packing 8c Marking, 
(a) Packing 


(b) Marking 


The Packing of the equipment shall be usual 
Export packing to ensure safe journey by sea, 
rail and road of the goods to destination. 

Each packing shall be clearly 8c legibly marked 
in English with the following. 


0) 

Port of Designation 

: Karachi 

(ii) 

Name of the Ship. 

: By Air 

(iii) 

Name 8c Address of 
the Consignee 

: Project Director, 

MUET, Shaheed Z.A. Bhutto Campus Khairpur 


Mir's, 

(iv) 

Name 8c Address of 

: M/s RASTER Technologies, 

Contractor. 

Classic Centre, C-15, Block- 1 6, 


Gulshan-e-Iqbal, Main University Road, 

Karachi-75300, Pakistan 

Tel +92 - 2 1 - 1 1 1 , Fax +92-2 1 -34994678 


(v) Contract No. & Date : No. Nil 


Confd... 


(vi) 

Case Number : 



(vii) 

Gross Weight & Dimensions : 
Dimensions (Length* breadth 
& height) 



(viii) 

Marking Label : 

Mehran Uni versity of Engineering & 
Technology, Jamshoro, 4 M x_6" green 
rectangle. 



MUET SZAB 



If the contractor fails to comply with above instructions* he shall be held responsible for any loss or 
demurrage etc. Occurring due to wrong/nil /in sufficient marking of package etc. 


12* Inspection: 

(i) Inspection authorities and place 

for pre shipment inspection. 

(it) Inspection authorities for final 

inspection at MUET, SZAB 
Campus Khairpur Mir’s. 

(iii) Mode of Inspection. 

(a)Pre shipment 


(b) Referral to the Project Director: 


As required by Insurance Co. if any* 


Representative of 

(a) MUET, SZAB Campus at Khairpur Mir's. 

(b) Insurance Company & 

(c) Contractor. 

The authorities for pre shipment inspection as 
mentioned at (i) above shall carry out inspection 
and issue inspection certificate. 

However, in case of rejection of the Stores by 
the inspection authorities, the manufacturers/ 
Contractor will refer the cases to the Project 
Director MUET, SZAB Campus Khairpur Mir’s, 
for final decision settlement/ replacement etc. 


(c) Final Inspection : The final inspection of the Stores will be done 

jointly by the authorities mentioned at (ii) above, 
(iv) Shipment without pre shipment Inspection. 


(a) No Stores shall be shipped without pre shipment inspection by the pre-shipment 
inspection authorities mentioned at 12(i) above* The Contractor shall offer for pre- 
shipment inspection Stores fabricated by the manufacturers bearing their indelible and 
unbreakable seals and a certificate that each identifiable unit of Stores has passed 
adequate tests conforming to the requirements of the specifications* The 
manufacturer's certificate duly conformed as correct by the certificate of the 
inspection authorities mentioned in I2(ili) (a) above shall be annexed to the shipping 
documents and form part of the documents* 


The Contractor will also produce evidence that he has already given a performance 
bond to the extent of 10% of the price of the Stores. These documents are to be 
produced before a letter of credit can be drawn upon. 


Confd..* 


(b) Before the shipment commences, the Contractor will give under registered cover a 
notice of 21 days to the inspection authorities to carry out such pre-shipment 
inspection informing them of the date and address of the premises of the manufacturer 
where the Stores will be available for information. 

(c) In special cases, the MUET, Shaheed Z.A. Bhutto Campus Khairpur Mirs, may at the 
request of the Contractor, or if pre-shipment inspection is not required by the 
Insurance Company, waive the pre shipment inspection. In such cases, the Project 
Director. MUET, SZAB Campus Khairpur Mirs, shall issue the waiver in writing 
and, then the Stores can be shipped under manufacturer's test certificate. This waiver 
shall be deemed as authorization to ship the Stores for the purposes of negotiating the 
letter of Credit. 

(d) The pre-shipment inspection and/or the waiver thereof shall in no way absolve the 
Contractor of any of his /her obligations under this Contract. 

Inspection of Arrival at Port: If it is found necessary to arrange inspection of the Stores on 
arrival at Karachi port for the purpose of customs clearance, or for any other purpose, it 
shall be done in the presence of the representatives of the MUET, SZAB Campus Khairpur 
Mir's, nominated by the Project Director and those of the Contractor and the Insurance 
Company. The report of inspection which, inter alia, should indicate the condition in which 
each unit of each package has been received will be signed by the above representatives. 
This inspection will be arranged by the Project Director, MUET, SZAB Campus Khairpur 
Mir’s, with information to the Contractor and the Insurance Company. 

Final Inspection and Taking over: 

(a) Upon receipt of the Stores in the labs of MUET, Shaheed Z.A. Bhutto Campus 
Khairpur Mir’s, and after final inspection of the Stores by the inspection authorities 
mentioned at 12(ii) above and as stated in Clausc-9 of the Conditions ot Contract, a 
taking over certificate will be issued by the person nominated by MUET SZAB 
Campus as stated in Clause- 10 of the Conditions of Contract. The taking over of the 
damages item of Stores shall be withheld until it has been completely repaired, 
replaced, re-inspected and found in acceptable conditions. 

(b) Wherever necessary, installation and demonstration of the Stores shall be arranged as 
stated in Clause-11 of the Conditions of Contract. After taking over, a completion 
certificate will be issued to the contractor as staled in Clause- 12 of the Conditions of 
Contract. 

Insurance: 

(a) An open cover note for the total cost of the Stores to be imported will be issued by 
M/s F.FLf General Insurance Ltd, Al-Fallah Chamber Tilak Incline, Hyderabad. , 
from Contractor's ware house to ultimate consignee, to remain valid for 16 weeks 
after clearance and dispatch of the Stores, by the Project Director clearing agent 
Specific comprehensive insurance policy will be issued by the above mentioned 
Insurance Company on receipt of the express Facsimile (Fax) advice of shipment of 
Stores which the Contractor shall send to the Project Director as well as to M/s EFU 
General Insurance Ltd, Al-Fallah Chamber Tilak Incline, Hyderabad, atieast 10 
days prior to each shipment followed by confirmation copy by registered post. 
Payment of insurance charges will he made by the Contractor to M/s EFU General 
Insurance Ltd, Al-Fallah Chamber Tilak Incline. Hyderabad, at actual less 
Government discount, if any in non-convertible Pak currency against the bill duly 
supported by cover note, policy etc. as an extra item. Insurance should cover all risks. 


Confd... 


except war risk, and should cover the C&F value of the Contract price* The 
Contractor shall be required to furnish details of consignments and other particulars 
necessary to enable the Insurance Company to ensure the -consignment. If the 
contractor policy, and if any loss occurs to the consignee in the ‘absence of Insurance 
of the consignment, it shall be the Contractor's responsibility to make good the loss so 
occurred to the Mehran University SZAB Campus. 

(b) Simultaneous to the Fax advice, and in addition to that the Contractor shall furnish a 
declaration of shipment containing full particulars of each consignment including 
number of packages, name of vessel, sailing date, port of shipment, C&F cost 
mentioning the number of contract to M/s EFU General Insurance Ltd, AI-Fallah 
Chamber Tilak Incline, Hyderabad, under intimation to the Project Director, MUET, 
SZAB Campus Khairpur Mir’s, 

14. Special Instruction: 

The Contractor shall send by air mail 06 (six) sets of non-negotiable shipping documents 
direct to the MUET. Shaheed Z,A. Bhutto Campus Khairpur Mir’s* so as to reach him OS 
(eight) days before the arrival of the ship at Karachi port* 

15. Terms of Payment: 

A sum of USD 65,789,00 will be paid to M/s INFGTECH USA, Inc* 21 Meyer Avenue, 
USA, Principal of M/s RASTEK Technologies, Karachi, through irrecoverable and 
confirmed Letter of Credit to be opened by the MUET, Shaheed Z.A. Bhutto Campus 
Khairpur Mir’s, Sindh, Pakistan on receipt of the following documents by the Project 
Director, MUET* Shaheed Z*A. Bhutto Campus Khairpur Mir’s, 

(i) The inspection certificates issued by the pre-shipment inspection authorities or their 
nominees or authorization to ship the Stores. Project Director MUET, SZAB Campus 
Khairpur Mir’s, as per Clause 12(iv) (c) above. 

(if) On board ocean Bill of Lading showing freight pre-paid. 

(iii) Beneficiaries-signed invoice and packing list in quadruplicate. Invoice should include 
the amount of sea freight pre-paid. 

(iv) A certificate from beneficiaries that the Stores dispatched conform to the description/ 
specifications of the contract in all respects. It is also to be certified that the packing 
of the cases is in accordance with clause N 0. 11 above and that the Stores supplied by 
them are brand new and absolutely free from all defects in materials, quality and 
workmanship. 

For inland expenses as stated at S.No.9 of (b) & (c) Part-2 (i, ii, iii* iv & v) Instructions to Tenderers 
which includes agent's/supplier commission, insurance charges, installation, commissioning and 
demonstration, all charges pertaining to clearance of the Stores except Custom* Excise duty and the 
Transportation charges from- the Port to the laboratories of the University* the contractor will be 
paid. 


Cant'd... 


r 


1 6. Extension in L.C: 


stipulated delivery periL^extens'ionin^ d^j'^ ^-'T' - the consignment within the 

oi the University, consequently Bank's commit ^ V ^ granted at the discretion 

extension in the L.C will be borne l^th^Confr^tor! 0 ^ " ^ ^ 


i ^ 

(Lngr, Sajjad Hussain Mem on) 
Project Director 


copy fw.cs.lbr infoncaU™, record a„d necessary acticn/in, plantation and when, applicaNe 

[ Kl . 

J. I he Secretary Pro-Vic Ctancellor MUET, SZ^B Catnp^ ^fai^Mi,? a,rP " r 


0\l 

(Engr. Sajjad Hussain Mcmon) 
Project Director 
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S:no 


Code/ 

Item No. 


Description 
Of Stores 

Topics covered in the readymade 
courseware 

1 Experiment modeling 2 Identifying parameters 
experimentally 

3. Model validation 

4 P1D control 

5. Current control 

6, Pitch control 

7 Cascade control 

S. Actuator dynamics 

Technical Support and Hands on Training by OEM 

Detailed 

Specifications 

Of Stores with Model No* 


Qty 

Of 

Stores 


Unit 


Rate 

Per Unit 


Currency 


Total 

C&F Price 


Country 
of Origin 
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ATT; Project Director 

MUET SHAHEED Z.A BHUTTO CAMPUS 





\y> 

A RTICLES OF AGREEMENT 







SPECIAL 

lOHESIVE 


(PAKISTAN; 


towing 


on behalf of the 


l iielcsj jL* 
"tfi Instructions 


SPECIAL 

ADHESIVE 




V v 


ihakista n 

This Agreement made this 20- day of March 2017 , by anti between the Pro Vice Chancellor 
MEHRAN UNIVERSITY ENGINEERING AND TECHNOLOGY, SZA Bhutto campus- ^ 
Khairpur Mir's. Sindh including his successors in office and Assignees/ Agents, acting through 
the Project Director, 'A, ,Mchran university of Engineering and Technology , hereinafter ||| 
called the “University**, of the one part, i 

And Mr, RAFIQ AIIMU) LAK1IAN1 (C.E.O) |2d£MA| 

(name and designation of the authorized person) 
of RASTER TECHNOLOGIES located at CM 5, Classic Centre Main University? ho* 

Gulshan-E -Iqbal Block-16 Karachi, 

hereinafter called the “Contractor” which expression shall include their succcssl 
rep res e n tat i ves o f the s ec on d p a rt . // y 

/ML 

Whereas the University requires Laboratory equipment at Khairpur Mir s whereas tl ^ _ 
has agreed to supply, install, put into operation and demonstrate the working of the said store 
valued at USS 65,789.00 ( US S SIXTY FIVE THOUSAND SEVEN HUNDRED EIGHTY 
NINE Only {amount in figures and words) 

in the period of 120 days months, subject to the terms and conditions set forth, hereinafter; 
which have been accepted by the Contractor, 


\ow this Agreement witnessed as follows: 

1. In this agreement works and expressions shall have the same aj 

respectively assigned to them in the Conditions of Contract hereinafter referred J 

which, for the purpose of identification, have b^^s) - ] 
RAFIQ AHMED LA KHAN I (CJLO) /MW* 

(name and designation of the authorized person 
t>n tractor, and by df 

(name and designation of the authorized persofi 
on behalf of the University, all of which shall be deemed^ 
and construed as a part of this Agreement viz: 

»•* 

to Fenders; 

c) Condition of Contract; 

d) Contract's offer including the relevant correspondences prior to signing of th 
Agreement with all Annexure duly filled in: 

e) The specifications of the stores; and 
0 Bill of quantity with prices. 


AA-02 


3. In consideration of the payment to be made to the contractor, the Contractor hereby 
covenants with the University to supply, deliver, install, put into operation and 
demonstrate the working of the stores in conformity in all respects of the Contract & 
the order form No# PD/MUET/KHP-88 

V 

4. The University’ hereby covenants to pay the contractor in consideration of the 
supply, delivery, installation, putting into operation and demonstration of the working 
of the equipment the contact price in the manner prescribed by the contract and 
approved by the University. 


In witness Thereof the parties have hereunto set their respective hands and seals, the day month 
and year above written. 




p Project PirectproR 

WITNESSES: WJET, Shaded 1 A. Bhutto Camp./. 



Contractor’s Witness No. 2: 


Signature: 
Name: 



Designa^rtfn: Application Engineer 


SINDH PUBLIC PROCUREMENT REGULATORY AUTHOR1T Y 


CONTRACT EVALUATION FORM 


TO BE KILLED IN BY ALL PROCURING AGENCIES FOR PUBLIC CONTRACTS OF 

WORKS, SERVICES & GOODS 


1) NAME or THE ORGANIZATION / DEPTH 

2) PROVINCIAL / LOCAL GOVT./ OTI IER 

3) TITLE OP CONTRACT 

4) TENDER NUMBER 

5) BRIEF DESCRIPTION OF CONTRACT 


MUET S ha heed Z.A Bhutto Campus Khairpur Mir'e 


Federal Government 

'Procmnt: Equip!: Instrumentation & Control Lab of Elect: Deptt: 
NIT NO PD/MUET/KH P/387 DATED: 23-08-2016 


Procmnt. Equipt: Instrumentation & Control Lab of Elect Deptt 

6) FORUM Tl I AT APPROVED THE SCHEME Higher Education Commission Islamabad 

6.907 (M) 


7) TENDER ESTIMATED VALUE 

8) ENGINEER’S ESTIMATE 
(For civil works only) 

9) ESTIMATED O 
10} TENDER OPEN 

11) NUMBER OF TE! 

(Attach list of buyers) 

12) NUMBER OF BIDS RECEIVED 

13) NUMBER OF BIDDERS PRESENT AT 


N.A. 



14) BID EVALUATION REPORT 
(Enclose a copy) 


15) NAME AND ADDRESS OF THE SUCCESSFU 


16) CONTRACT AWARD PRICE 


17) RANKING OF SUCCESSFUL BIDDER [N EVALUATION 
(i.e. I !1 . 2 nd , 3 rd EVALUATION BID). 1st Lowesl 


IS) METHOD OP PROCUREMENT USED : - (Tick one) 

a) SINGLE STAGE - ONE ENVELOPE PROCEDURE 

b) SINGLE STAGE - TWO ENVELOPE PROCEDURE Ves 

c) TWO STAGE BIDDING PROCEDURE 

d) TWO STAGE - TWO ENVELOPE BIDDING PROCEDURE 



PLEASE SPECIFY IF ANY OTHER METHOD OF PROCUREMENT WAS ADOPTED i.e. 
EMERGENCY. DIRECT CONTRACTING ETC, WITH BRIEF REASONS: 


1/3 


Vice Chancellor 


19) APPROVING AUTHORITY FOR AW ARD OF CONTRACT 


20) WHETHER Till PROCUREMENT WAS INCLUDED IN ANNUAL PROCUREMENT PLAN? 


Yes 


No 



21) ADVERTISEMENT 

i) 


SPPRA Website 

(If yes. give date and SPPRA I dent ill cal ion No,) 


Yes 

SPPRA Web SERIAL NO # 29804 

No 



ii) 


News Papers 
{ I f yes. give nan 


of ne wspapers and dates) 


Yes 


No 


Daily Jang {Urdu) Dt 27-08-2016. Daily 
Sind Express (Smdhi) Or 27-08-2016 S 
Daily Dawn (English) Dt 29-08-2016 


22) NATURE OF COP 

23) WHETHER QUALlFICAl 
WAS INCLUDED IN BIDDING / TENDER 
(If yes, enclose a copy) 


JENTS7 


24} WHETHER BID EVALUATION CRITERIA 

WAS INCLUDED IN BIDDING / TENDER DGCUMMTS? 
(If yes. enclose a copy) 


Lv%il 

k 

Im. 



Yes 


No 



Yes 

✓ 

No 



METHOD OTHER THAN OPEN COMPETITIVE BIDDRO^tf^ ■*} 

f - Yes 

i 

No 

F' 

26) WAS BID SECURITY OBTAINED FROM ALL THE BIDDERS? W 





Yes 

*/ 

No 


w 





27) WHETHER THE SUCCESSFUL BID WAS LOWEST EVALUATED 

BID / BEST EVALUATED BID (in case of Consultancies) 

Yes 


No 






28) WHETHER THE SUCCESSFUL BIDDER WAS TECHNICALLY 

Yes 


No 


COMPLIANT? 

29) WHETHER NAMES OF THE BIDDERS AND THEIR QUOTED PRICES WERE READ OUT AT 

J Ht 1 IM t Ur UPbNtNU UF BIDS" 

Yes 

✓ 

No 


30) WHETHER EVALUATION REPORT GIVEN TO BIDDERS BEFORE THE AWARD OF 
CONTRACT? 

^Aiiacn copy oi me ma evaluation report) 

Yes 


No 

r 


2/3 


31) ANY COMPLAINTS RECEIVED 
(If yes. result thereof) 


Yes 


No 

No 


32) ANY DEVIATION EROM SPECIFICATIONS GIVEN IN THE TENDER NOTICE / DOCUMENTS 
(If yes. give details) 


33) WAS THE EXTENSION MADE IN RESPONSE TIME? 
(If yes. give reasons) 


34) DEVIATION FROM 
(If yes, give detar 


LIFKJATION CRITERIA 
d reasons. ) 



Yes 


No 

No 


Yes 

Yes copy attached 

No 



35) WAS IT ASSURED BY 
BLACK LISTED? 


36) WAS A VISIT MADE BY ANY 0FFlCER70FTf(!TAJ 
SUPPLIER’S PREMISES IN CONNECTION WIT 
BE ASCERTAINED REGARDING FINANCING 
(If yes. enclose a copy) 


Yes 







No 

No 






THAT THE SELECTED FIRM IS 

NOT 



Yes 

✓ 

No 




37) WERE PROPER SAFEGUARDS PROVIDED ON MQB1LI 
THE CONTRACT (BANK GUARANTEE ETC.)? 



E PROCURING AGENCY TO THE 
JJREMENT? IF SO. DETAILS TO 
ROAD: 


Yes 


No 

✓ 

pVANCE PAYMENT IN 

Yes 

✓ 

No 



38) SPECIAL CONDITIONS, IF ANY 
(If yes. give Brief Description) 




Yes 


No 

No 


Signature & Official Stamp of 

Authorized Officer Sajjad Hussain Memon (Project Director) 

PROJECT LiRECTOR 




— i — _ — r 

Khairpur IVlir’s 
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SPPRA, Block. No. 8, Sindh Secretarial No.4-A, Court Road, Karachi 

Tele: 021-9205356; 021-9205369 & Fax: 021-9206291 


Print I Save I Reset 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. 

SHAHEED Z.A RI-IUTTO CAMPUS KHAIRPUR MIRVS 

Phone No.0243-9280314 


No. PD/MUET/KHP/- £72- 

Dated: 19-12-2016 


\ 


Manager (Reforms) 

Sindh Public Procurement Regulatory Authority, 
Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi. 


SUBJECT: EXTENSION OF BID VALIDITY. SPPRA SR. NQ.29804. 

Reference to the NIT No.PD/MUET/KHP/-387 Dated:23-08-20I6 hoisted on SPPRA website under 
Serial No. 29804 for Procurement of Equipment for remaining Laboratories of Mechanical 
Engineering Department and Instrumentation & Control Lab of Electrical Engineering Department 
at MUET. Sliaheed Z.A Bhutto Campus Khairpur Mir's. 

As per original schedule the bid validity will expire on 20.12.2016, however the permission of 
extension of bid validity was obtained from the competent authority (copy attached). Such matter of 
extension was also communicated to the bidding firms who had participated in the tendering 
process. The bidding firms have also willingly extended validity of their offers (copies attached 
herewith). 

It is therefore requested to kindly extend the bid validity at your end and oblige. 


With Best Regards, 



PROJECT DIRECTOR 


C.C to: 


I . The Secretary to Pro-Vice Chancellor, MUET, Sliaheed Z.A.B Campus Khairpur Mil’s. 





MEHKAN UNIVERSITY OF ENGINEERING A TECHNOLOGY. 

SHAH RED Z.A BHUTTO CAMPUS KHAIRPUR MUGS 

Phone No. 0243-9280314 


No. PD/MUET/KHP/- 36 
DatediO 1-02-20 17 



Manager (Reforms) 

Sindh Public Procurement Regularity Authority 
Barrack-8 Secretariat 4- A 
Court Road 
Karachi. 


SUBJECT: Bill EVALUATION REPORT EOK THE PROCUREMENT OF 


EQUIPMENT REMAINING LABORATORIES OF MECHANICAL 

ENGINEERING DEPARTMENT AM) INSTRUMENTATION OF 

CONTROL LAB OF ELECTRICAL ENGINEERING DEPARTMENT AT 

MEET. SI I All ELI) Z.A BHUTTO CAMPUS KHAIRPUR Ml ITS, 


Reference: NIT NO: PID (H) 97707 DATED :2 9-08-2016 SERIAL No. 29804. 


Dear Sir. 


We are enclosing here hard and soft copies on CD of Bid Evaluation Report of Part-11 (signed by 
the Procurement Committee) of tire subject NIT for hoisting / publication on the SPPRA website 
in compliance of Rule No. 45. 

The Part-I of the subjected procurement is dropped due to un-availability of funds. 

It is further requested that the Bid Evaluation Report of Parl-II subjected NIT may kindly be 
hoisted at SPPRA website on the Evaluation Reports webpage, at earliest so that the post tender 
coda! formalities could be completed. 

Your earliest response will highly be appreciated please. 



C.C to: ” 

1 . Deputy Director. 1CPC, MtJET. Shahecd Z.A Bhutto Campus Khairpur Mil 's Bid Evaluation Report 
for uploading on Wch-Sitc of MUET. Shahecd Z.A Bhutto Campus Khairpur Mirs. 

2 . I he Secretary to Pro-Vice Chancellor, MUET, Shahecd Z.A Bhutto Campus. Khairpur Mir’s. 




